MARSING JOB CORPS CIVILIAN CONSERVATION CENTER

Functional Utilization

September 30, 1981

Function and building

Existing
buildings
(sq. ft.)

Under construction

or authorized
for construction

or removal
and also estimated
completion date
(sq. ft.)

Proposed

pending

clearance

also proposed

starting date

(sq. ft.)

Administration Area

Dispensary                                                               1,060

New Dispensary                                                       2,400

(2nd level of Dormitory D)
Dormitory Area

Laundry (Warehouse)                                                 576

New Laundry (1st level of Dorm C)
Dormitory "A" (Vallivue)                                  7,000

Dormitory "B" (Classic)                                     7,000

Dormitory "C"                                                         7,000

Dormitory "D11 (Partial Dormitory)
Recreation Area

Gymnaisum                                                                 7,680

Recreation Building                                             5,000

Arts and Crafts                                                     1,346

Handball Court (enclosed)
New Arts and Crafts

(1st level of Dorm C)
Swimming Pool

Tennis Court                                                           7,200

New Recreation/Canteen/Movie Room

(1st level of Dormitory D Complex)
Counseling and Corpsmen Supervisor Area
Corpsmen Supervisors Office (Old

Administration Building)         1,000
Counselors Office (Old Administration

Building)                                                                  960

New Corpsmembers Supervision Office
(2nd level of Dormitory D Complex)
New Counselors Office (1st level

of New Education Building)
Dining-Kitchen Area

Kitchen-Dining Hall (2nd level)      5,500
Food Storage (1st level)                                   1,450

Cooks Training Area (1st level

of New Education Building)
Basic Education Area

Education Building                                               7,410

New Education Building (including
1st and 2nd floor levels)

1,130 (Dec. '81)

3,900 (Future)

1,600 (Future)

2,206 (Dec. -81)
4,000 (Future)

7,200 (Future)

310 (Dec. '83)

9,000 (Dec. '83)

-1,060 (Future)
1,650 (Future)
-576 (Dec. '81)

-1,346 (Dec. '81)

-1,000   (Future)

-960   (Future)

1,650   (Future)

1,200   (Future)

-7,410 (Dec. '83)

80 to late-1980's, they should have more time to devote
